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TAGS: ASEC, OGEN, OTRA 

SUBJECT: REPAIRS TO CHANCERY FACADE 


FOR RSO AND CPOIC SEABEE TEAM 

REF: MOSCOW 4283; STATE 073497; MOSCOW 4434 

1 . PROPOSAL REFTEL 4283 PRESENTING FUNDING AND MANPOWER 
PROBLEMS WHICH ARE STILL BEING STUDIED 

2. FOR YOUR PLANNING PURPOSES, ANTICIPATE SEABEE ASSIGN- 
MENTS FOR SUBJECT PROJECT AS FOLLOWS: 

A. TWO SEABEES FOR SURVEILLANCE 10 MAY THROUGH 1 OCT 

B FOUR SPECIAL PROJECT SEABEES FOR NORTH, SOUTH AND EAST 
WALLS CENTRAL WING REPAIRS 1 JUN THROUGH 31 AUG THREE 
ADDITIONAL SEABEES 1 JUL THROUGH 31 AUG 

3 IN CONSIDERATION REDUCED AND STAGGERED SEABEE STAFFING 
POST SHOULD PROVIDE TRANSPORTATION TO AND FROM HOTEL AND 
EMBASSY 
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4 REQUEST ADVISE WHY NORTH FACE OF CENTRAL WING WILL BE 
ACCOMPLISHED IN CONJUNCTION WITH NORTH WING ROOF WORK AS 

CITED MOSCOW 4434. PREFER TO ACCOMPLISH NORTH FACE RE- 
PAIRS AFTER SOVIET COMPLETION OF WING ROOF 

5. OUR PROPOSALS PREDICATED ON BELIEF EMBASSY SECURITY 
STAFF WILL PROVIDE TECHNICAL ASSISTANCE; SURVEILLANCE 
LIGHTING AND ALARMS. 

6. DOUBT AVAIL OF ADD' L MSG' S PRIOR TO 15 JUN. 

7. DEPARTMENT CONCURS WITH HOUSING PROPOSAL MOSCOW 4603. ROGERS 
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